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Message Text 


UNCLASSIFIED 
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46 

ACTION NEA- 10 

INFO OCT-01 ISO-OO EB-07 EUR-12 /030W 

001724 

R 180450Z FEB 76 
FM AMEMBASSY ABU DHABI 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 3910 
AMCONSUL DHAHRAN 
AMEMBASSY DOHA 
AMEMBASSY JIDDA 
AMEMBASSY KUWAIT 
AMEMBASSY MANAMA 
AMEMBASSY MUSCAT 
AMEMBASSY ROME 
AMEMBASSY TEHRAN 

UNCLAS ABU DHABI 0397 

E.O. 11652: NA 
TAGS: BTIO TC 

SUB J : FOEIGN GOVERNMENT TENDER: INTERNATIONAL CIVIL AIRPORT 
TERMINAL BUILDING 

REF: ABU DABI 0329 

ROME FOR RCAA DWOR 

1. 520/01/T0015 
2.021776 

3. R.B. COURTNEY 

4. 520 - UNITED ARAB EMIRATES 

5. N 

6A. TENDER DOCUMENTS CAN BE PURCHASED BEGINING MARCH 22, 
1976 FOR A NON-REFUND ABLE FEE OF 5000 DIRHAMS 
($1273). TENDER DOCUMMENTS WILL BE SOLD ONLY TO FIRMS 
WHICH SUBMIT TO THE CONSULTANT (AEROPORT DE 
PARIS) DETAILS OF PAST EXPERIENCE IN THIS TYPE WORK, 

AND WHICH HAVE ABU DHABI PARTNER/AGENT AT TIME OF 
PUNCHASING DOCUMENTS. TENDER DOCUMENTS AVAILABLE FROM 
UNCLASSIFIED 

UNCLASSIFIED 
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EITHER: 
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6B. — 

6C. AEROPORT DE PARIS 
291 BOULEVARD RESPORT 
75014 PARIS, FRANCE 
TELEX: 270803 
OR 

AEROPORT DE PARIS 
P.O. BOX 2804 
ABU DHABI, U.A.E. 

7. N/A 

8. 6/10/76, 10 A.M. TENDER TO BE SUBMITTED TO ABU DHABI 
DEPARTMENT OF PLANNING ACCOMPANIED BY TENDER BOND OF 
10 MILLION DH ($ 2,544,530) ISSUED BY A BANK IN ABU 

DHABI AND VALID FOR 120 DAYS. 

9.201 

10. 9916101/0100. INVITATION TO TENDER READS AS FOLLOWS: 

NEW ABU DHABI INTERNATIONAL AIRPORT 
TERMINAL BUILDING 
DESCRIPTION OF WORK 

THE EMIRATES OF ABU DHABI IS INTENDING TO CONSTRUCT 
A NEW INTERNATIONAL AIRPORT IN ABU DHABI. 

THE SITE OF THE NEW AIRPORT IS ABOUT 10 KM NORTH 
EAST OF MUQTA BRIDGE. 

THE TENDER WILL COMPRISE OF THE CONSTRUCTION OF A 
TERMMINAL BUILDING, STATE RECEPTION BUILDING AND CONTROL 
TOWER. 

THE TERMINAL BUILDING HAS BEEN PLANNED FOR A CAPACITY 
OF 3,000,000 PASSENGERS PER YEAR. 

THE FRAMEWORK IS IN REINFORCED CONCRETE, THE FLOOR 
SURFACE FOR ALL THE WORK IS ABOUT 58,000 M SQUARE 
ON GROUND OF 23,000 M SQUARE. 

DETAILED SCOPE OF THE WORK COULD BE OBTAINED FROM 
THE CONSULTANT, M/S AEROPORT DE PARIS/PUBLIC WORKS 
DEPARTMENT, ABU DHABI WITH EFFECT FROM FEBRUARY 15, 1976 
ON APPLICATION. 

TENDER DOCUMENTS 

OBTAINABLE W.E.F. MARCH 22. 1976 EITHER FROM: 

AEROPORT DE PARIS, 

UNCLASSIFIED 

UNCLASSIFIED 
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291. BOULEVARD RASPORT 
75014- PARIS 
TELEX NO: 270 803 
OR 

AEROPORT DE PARIS 
P.O. BOX 2804 
ABU DHABI 
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FEES: 


DH.5000/- (DIRHAMS FIVE THOUSAND ONLY) PAYABLE 
TO THE CASHIER, PUBLIC WORKS DEPARTMENT. 

THIS AMOUNT IS NON-REFUND ABLE AND MUST BE PAID 
IN CASH. 

SUBMISSION OF TENDERS 

A. TENDER SHOULD BE DEPOSITED IN THE TENDER BOX AT 
THE DEPARTMENT OF PLANNING (OPPOSITE THE GRAND-MOSQUE) 
NOT LATER THAN 10.00 A.M. ON WEDNESDAY. JUNE 16, 1976 
ACCOMPANIED BY A TENDER BOND OF DH. 10 (TEN) MILLION 
ISSUED BY A BANK IN ABU DHABI VALID FOR 120 DAYS (ONE 
HUNDRE 

AND TWENTY DAYS) FROM TENDER OPENING DATE. 

ADDITIONAL REQUIREMENTS 

A. BEFORE TAKING TENDER DOCUMENTS, INTERESTED TENDERERS 
ARE REQUIRED TO SUBMIT TO THE CONSULTANT DETAILS 

OF THEIR PAST EXPERIENCE OF THIS TYPE OF WORK. 

B. TENDERERS WILL BE REQUIRED AT THE TIME OF PURCHASING 
DOCUMENTS TO ADVISE THE NAME OF THEIR LOCAL PARTNER/ 
AGENT, IF ANY. 

C. THE SUCCESSFUL TENDERER WILL BE REQUIRED TO FURNISH 
PROFF OF (B) ABOVE BEFORE THE CONTRACT IS AWARDED. 

ADDITIONAL REQUIREMENTS 

D. THE SUCCESSFUL TENDERER AT THE TIME OF CONFIRMING 
DPW'S ACCEPTANCE OF THE TENDER WILL BE REQUIRED TO 
UNCLASSIFIED 

UNCLASSIFIED 
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FURNISH A PERFORMANCE BOND OF 10 PERCENT SUM, VALIDQ 
FOR THE CONTRACT PERIOD, 

THE EMIRATE DOES NOT BIND ITSELF TO ACCEPT THE LOWEST 
OF TENDER. 

HAMDAN BIN MOHAMED AL NAHYAN 
DEPARTMENT OF PUBLIC WORKS. 

1 1 . TO BE FINANCED FROM ABU DHABI DEVELOPMENT BUDGET. 
STERNER 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 FEB 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976ABUDFI00397 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760060-1079 
From: ABU DHABI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760242/aaaabjxt.tel 

Line Count: 163 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ullricre 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 9 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <19 JUL 2004 by oatisao>; APPROVED <01 SEP 2004 by ullricre> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOEIGN GOVERNMENT TENDER: INTERNATIONAL CIVIL AIRPORT TERMINAL BUILDING 
TAGS: BTIO, TC 
To: COM 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



